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Sontract No. PR-00 
A. SSATMOWT OF WORK 


Zhe Contractor shall fuoenish the necessary supplies, services 
ang material to accomplish the vork set forth below «et the time 
ant place as specified herein. 


assistance to the Government during flight testing. 


B.  BaLIVERY 


iim 1 ~ Contractor shall deliver the system called for under 
Item 1 on or before 15 October 1956. ‘The engineering 
easistance during flight testing shali be furnished 
aa required 


C. ANEICIPATORY COST STATEMENT 


Ali costs which have been ineourred by the Contractor on or 
after 25 June 1955, in anticipation of and prior to the signing 
of this contract, and which, if incurred after the signing of 
this contract, would have been considered as items of Allowsble 
Coates hereunder, will be accepted by the Contracting Officer as 
eoste under this contract. 


Bb. SPECIAL SECURITY RESTRICTIONS 


The Contractor shall not reveal {1) the apecific nature or any 
detatis of the work beisg | haveunder or (14) any informa- 
tion whatsoever with respect to the department of the Sovernment 
gpouscring this contract and the work thereunder except as the 
Contractor is directed or permitted to reveal such information by 
the Contracting Officer or by hie duly authorized representative 
for eecurity matters, and notwithstanding any clause or section 
of this cantract to the contrary, the Contractor shall not inter- 
pret any clause or section of this contract as requiring or per- 
mitting divulgence of such information to any person, public or 
— or to any officer or department. of the Government without 

the express consent of the Contracting Officer or his duly auth- 
orized representative for security matters. 
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Comtract No. PF=-hOO 


(a) For the purposes of this Letter Contract, those clauses 
incorporated by Paragraph 3 of this contract shall be defined as 
General Provisions. 


(bo) Motwithstending the requirements of any of the General 
Provisions of this contract to the contrary, whensoever the Con- 
tractor, in parformance of the work under this contract, shell 
find that the requirements of any of the clauses of the General 
Provisions are in conflict with security instructions issued to 
the Contractor by the Contracting Officer or by his duly authorized 
representative for security matters, the Contractor shall call the 
attention of the Contracting Officer to such conflict and the Con- 


of such subcontract. 


3. PROGRESS PAYMENTS 


The Contrector shall be entitled to progress payments hereunder 
based upon appropriate statements indicating costs incurred in behalf 
ef the work called for under Paragraph A of Exhibit "A" of this 
Latter Contract up to 90% of the amount authorized for expenditure 
er obligation in Paragraph 5 of this Letter Contract. Such invoices - 
shall be authenticated by an officer of the Fiscal Office of the 
Contractor. 


G. QUEETDGS 


The Contrector is authorized to perform overtime work as required 
to meet the delivery schedule in Paragraph B. ebove. 


“-Q- 


Rae ad ttee on, 
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